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PAGE 01 KIGALI 00667 290842Z 
ACTION SY-05 

INFO OCT-01 AF-10 ISO-OO /016W 

108837 300905Z/23 

R 281245Z APR 78 
FM AMEMBASSY KIGALI 
TO AMEMBASSY NAIROBI 
INFO SECSTATE WASHDC 6067 
AMEMBASSY ACCRA 


LIMITED OFFICIAL USE KIGALI 667 

DEPT FOR A/SY/OPS/FO AND NSU 
ACCRA FOR RCO AND COMSPEC 

NAIROBI FOR CRO/RCO 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: COMSEC FOR KIGALI AFRECONE RENOVATIONS 

REF: NAIROBI 5689 

1 . CONTRACTOR STATES ONLY THING HOLDING UP ERECTING EX- 
TERIOR WALLS AND ROOF IS REQUIREMENT FOR ELECTROGAZ TO 
REMOVE COUNTER FROM AREA. HEAD OF ELECTRICAL DIVISION 
ELECTROGAZ HAS PROMISED TO BEGIN REMOVAL ON MAY 2. 

EXTERIOR WORK SHOULD BE FINISHED APPROXIMAELY THREE WEEKS 
THEREAFTER. 

2. POST HAS RECEIVED NOTIFICATION THAT PERMISSION FOR 
MARINE SECURITY GUARD HAS BEEN GIVEN. POST MAKING OFFICIAL 
REQUEST (TO THE DEPT) FOR MSGS VIA SEPTEL. 

3. RE PARA 5 REFTEL: (A) 5/23/78; (B) CONTRACTOR IS 
FLEXIBLE AND HAS STATED WILLINGNESS TO PROVIDE SERVICE 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 KIGALI 00667 290842Z 

MEETING THE REQUIREMENTS OF SEABEES; (C) POST INTENDS TO 
UTILIZE TEMPORARYAPARTMENT LOCATED BELOW TWO EMBASSY 
STAFF APARTMENTS AND ADJACENT TO SWIMMING 
POOLAND POOL ROOM AS FAR AS POSSIBLE 

FOR ACCOMMODATION SEABEES AND MSGS. JTR PER DIEM FOR KIGALI 

HAS JUST BEEN RAISED TO $58 WHICH WILL BE SUFFICIENT 

IN THE UNLIKELY EVENT THAT TEMPORARY APARTMENT NOT AVAIL- 
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